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| upon which edge rails are now to be laid, is about 
twenty-eight miles and fourteen hundred yards—the 
remaining distance, required to make up the entire 
length of the Portage, (36, 69-100 miles, ) having been 
| made under former contracts for laying the first track, 
and is embraced in the sidings and double tracks on 
the inclined planes, and at the basins at Johnstown and 
Hollidaysburg. 
The whole of the second track at present under cons 
| tract, except a small portion of sections Nos, 11, 29, 
| 39, and 42, where there are heavy embankments, and 















tion to the Board, the first track of the Portage rail- parts of sections Nos. 1 and 46, on the basins, will be 
road was reported as nearly completed; but, owing to | laid on store blocks, similar to those used in the first 
the setting in of winter, and the early snows of that sea- | track. In the curves, however, where the radius is 
son, the use of the raileway was not practicable «until the | less than 935 feet, stone sills, running across the track 
ensuing spring. At that time however, on the eighteenth | of every nine feet, have been adopted. This measure 
of March last, the road was formally opened for public | will render the rail way, at the several points of curva- 
use, and the transportation upon it has continued almost | ture, extremely solid and durable, and prevent the 
uninterrupted up to this day. With the exception of | possibility of lateral separation, Upon the embank« 
one death, which was occasioned by the running away | ments above mentioned, the edge rails will be placed 















of a car on plane No. 1, no accidents of a materia! cha- 
racter have occurred, whilst the cars were in the cliarge 
of the agents of the Commonwealth, Delays and stop- 
pages have been very inconsiderable; and such as have 


taken place, arose from the necessity of cleansing the | 


boilers of the engines, and making such additions and 


repairs about the machinery of the planes as experi- | 


ence and utility required. And, in relatién to delays, 
I will here take occ:sion to say, by way of contradic 

tion to reports which were put in circulation last spring, 
by some of those interested in transportation, touch- 
ing the detention of goods on the Portage, that at no 
time were cars delayed more than one day, and de- 


lays even of this kind were very rare. —The whole | 


number of days lost, exclusive of Sundays, during the 
entire season, do not exceed six or seven. ‘he engines 
and machinery, from their first trial up to this time, 
have continued to do their work with great facility, 
and have fully realized all that was expected from them, 
as relates to the plan adopted, in the application of 
stationary steam power upon inclined planes, 


The transportation upon the rail way, east and west, 
has been very extensive, considering that this is the 
first season, and, comparatively speaking, one of ex- 
periment, rather than profit, 
municated to the Board by the proper officer, will 
doubtless be gratifying, not only to them, but to every 
citizen of Pennsylvania who feels an interest in the 


completion of the main dine of our internal improve- 
ments. 


A second track of rail way upon the Portage having 
been authorized by the Legislature, the work, by the 
direction of the board, was put under contract on the 
thirty-first of May last. The contracts were allotted 
to good bidders, generally, and at fair prices; and the 
work has progressed with great rapidity. Out of the 
whole forty-six sections allotted, but one has been ren- 
dered liable to forfeiture. A great number of the sec- 
tions are now ready for the iron, and on some of them 
the rails are now being laid; and I anticipate, if the 
iron is received in season, the whole of the rail way 
may be completed this year. 

The length of the second track, or that 


You. XY. . portion of it 


The res: lis, when com- | 


|upon timber, connected by locust ties. The whole 
| extent of the latter kind of road in the main track, will 
|Scarcely exceed six hundred fect. 

| The following are the quantities of iron materials 
required for the second track: 


| 
i 


tons. 
| Edge rails, 16.950 bars, 18 ft long, weighing 1,795$ 
| Chairs, 101,420 weighing 62U 
' Pins, 202.840 411-5 
Wedges 101,429 411-5 
Flat rails, about 40 


| The contract for the edge rails was entered into 
}in London, on the 5th of June last, and through the 
| industry and exertions of the manufacturers, the whole 
| quantity required was made and shipped for Philadel- 
| phia, as I understand, by the 6th of September. The 
Iron is of.an excellent quality, and owing to the atten- 
tion of Mr. Snyder the Commonwealth’s agent in En 
| gland, it has been manufactured in the best manner in 
;every respect. The bars are all eighteen feet in 
length, and weigh about thir\y-nine and a half pounds 
| per yard. 

| As much has been said and urged by many intelli« 
| gent and respectable individuals, against the propriety 
'of sending to a foreign country for our Lron, when it is 
one of the staple commodities of our own State, and 
|where it is manufactured to a greater extent, than in 
| any other part of the Union; it may not be improper to 
'remark here, for the information of those who may not 
be aware of all the fatts connected with the subject, 
thai setting aside the very great difference of cost in 
| favor of English rails, and their exemption from custom 
| house duties, there is no one establishment in the United 
| States, that could manufacture the quantity required 
| for the second track of the Portage in a less time than 
| twenty-four or twenty-seven months—whereas at one 
-house in Wales (Ebervale) the whole amount was 
| fabricated in about twelve weeks. 


| The cost of the edge rails per ton, of two thousand 
| two hundred and forty pounds, as per contract, is eight 
pounds sterling—being seventeen shillings and six 
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pence more per ton, than the cost of that for the first 
track. This advance in price was owing to the in- 
creased demand for Rail road Iron in the United States. 
I have been told that a short time previous to making 
our contract, rails bad been sokKd in England at eleven 
pounds, 


The cost of a ton of edge rails delivered on the Port- 
age, including alk the incidental charges, is estimated 
at about sixty-eight doHars and nineteen cents. 


Of the sixteen thousand nine hundred and fifty bars 
of edge rails contracted for, fourteen thousand five 
hundred and eighty-six, have arrived at Philadelphia, " ee e 
and as arrangements have been made for the transpor-| _ At the instance of the principal engineer, I have pur- 
tation of the rails from the Delaware, thirteen thousand | chased during the present year, eight new ropes for the 
nine hundred and ninety-eight bars have been ordered | inclined planes. ‘These, therefore, with the two extra 
for delivery upon the Portage, a great part of which is | ones procured iast year, will constitute a new set, which 
already delivered, and the balance in the hands of the | will enable us to meet any emergency during the ensu- 
carriers, and on the way. Should the remaining two | ing season, when the two tracks shall be in operation, 
thousand three hundred and sixty-four bars now at sea | Having received information of the great superiority 
arrive, as expected, in the early part of November, and durability of ropes, now in use upon some of the 
there is no doubt but that we shall have the entire | English rail ways, made of New Zealand flax and satu- 
quantity, delivered, distributed and laid on the several | rated with a solution of India rubber or gum elastic, E 
sections of the road in good season. The whole cost of | have ordered one of the eight ropes above mentioned, 
the edge rails when delivered on the road, is estimated | from London, as a matter of experiment. It is now in 
at one bundred and twenty-two thousand and three Philadelphia, and when brought upon the Portage, will 





have been erected upon the Portage—one at Johns- 
town, and one at Hollidaysburg. ‘The platform of each 
scale is calculated to suspend four cars. Any amount, 
however, from five pounds to sixty thousand, can be 
weighed with equal facility and with great accuracy. 
They cost five hundred doliars each, and were erected 
by E. T. Fairbanks & Co. of Pittsburgh. These scales 
are of immense advantage to the Commonwealth, as 

i they not only enable the collectors to ascertain the ex- 
act weight of the articles transporsed, but they serve as 
an effectual check upon any infringement that might be 
attempted on the revenue. 


hundred dollars. 





The cast iron chairs for the second track, have all 
beer made in this country, as they can now be afforded 
by the manufacturerat a price not exceeding that attend- 
ant upon the purchase of those madein Englanc, The 
average contract price which I now pay for American 
chairs is about fifty-five dotlars and ninety-three cents 
per ton of two thousand two hundred and forty pounds. 
These chains are made at Blairsville, Johnstown, Jack- 
son Furnace in Bedford county, and at Lewistown. A 
Jarge portion of the chairs have been cast and deliver- 
ed. The eitimated cost of the whole number rc qu red 
for the second track, is thirty-two thousand nine hun- 
dred and fifty dollars. 


The pins and wedges have been contracted for at 
Pittsburgh. The pinsare delivered on the road at five 
seven-eights cents per pound—and the wedges at six 
cents per pound. These prices are somewhat less than 
those of similar materia!s from England, when delivered. 
The estimated cost of the pins and we:lges, is ten thou- 
sand seven hundred and fifty-two dollars. 


As the board have deemed it advisable to place loco- | 


motives upon the Portage, for the purpose of facilitat- 

ing the transportation, I have, in pursuance of their re- 

solution to that effect, made contracts for the manufac- 

ture of three engines. One of them is now making at 

Boston, and the two others at New Castle, Delaware. 
The first I presume is nearly completed, and the others | 
are to be done by the 15th of November. We shall en- 
deavor to have them on the road for trial, at the earliest 

period practicable, after their completion. By the re- 
solution of the board, I was ditected to procure five 
locomotives during the present year, but I found by 
personal examination that it was not possible to procure 
that number, in the time pointed out. Owing to the 
great demand for these engines, the establishments 
which I visited were generally filled with orders to the 
extent of their ability to execute for a considerable 
length of time. It is my intention to have the two re- | 
maining engines made at Pittsburgh, and shall as soon 
as convenient, have one of those now making, carried 
to that place to serve as a model. 


It Being intended that the locomotives now construct- | 
ing, should be used upon the levels adjacent to Johns- | 
town, buildings for their protection and repair, &c. 
have been contracted for, at that place. Buildings of 
a similar character will also be erected at Hollidaysburg, 
and ground for the purpose has been purchased. 


Since the last report, two scales for weighing cars 











be put into use as soon as practicable in order to test its 
qualities. Should ropes of this character prove, as re- 
| presented, to be of superior strength and durability to 
| those now used, if will be of great advantage to the 
Commonwealth to purchase them in future, as they can 
be delivered in Philadelphia at about twelve anda fourth 
cents per pound including ali charges. 


In accordance with a resolution of the board, adopted 
for the purpose of rendering the rail way more useful 
and perfect, and to prevent delays which might eccur 
from accidents accruing to any of the steam machinery 
now in use, ten new engines have been contracted for 
during the past summer. They are now completed and 
readyto be put up, All the incidental work connected 
with the second track, is now principally under con- 
tract, and in a forward state, and I have reason to ex- 

| pect that the two tracks of rail way will be ready for 
| transportation by the 15th of March next. 


I shall now proceed to state in detail, for the infor- 
mation of the board, the various kinds of work con- 
tracted for on the rail way since its commence- 
ment, with the present estimated cost of each, the 
-amount paid on them, and the sums yet required to 
complete the entire road: 





GRADING AND MASONRY, 


Cost of grading as per esti- 

mates, $472,349 03 
Add amount allowed Snod- 

grass anc! Durno, on section 

No. 11, by authority of the 


Legislature, 5,436 43 








477,785 46 








Deduct amountof forfeitures 2,845 10 
Real cost of grading 474,940 36 
Amount paid contractors 474,797 484 
Leaving a sum yet due of $142 873 
Cost of viaducts as per esti- 
mates 79,755 804 
Amount paid contractors 79,655 294 
Balance due 100 51 


Cost of culverts per esti- 
mates 34,319 39% 


me eer 
ws 


: 
























































1835: | ALLEGHENY PORTAGE RAIL WAY, 323 
rater aren steele emmerterrinb ere 
Deduct amount of forfeitures 76 19 Cost of pins and wedges, 
. ayfaee (American) 10,752 00 
Real cost of culverts 54,243 202 Amount paid, 00 00 
Amount paid contractors 34,231 724 at 
11 483 | Sum yet required to pay 10,752 00 
Cost of bridge for turnpike 2,327 44 | ee Seen > 169.934 23 
Amount paid contractors Say 66 Amount paid contractors 69,406 00 
First Track. Balance that will be required 100,528 23 
Stone blocks as per esti- Estimated cost of 2d set of en- 
mates 27,072 15} gine houses 17,895 32 
Amount of forfeitures 39 753 Amount paid contractors 5,610 00 
Real cost of stone blocks 27,032 393 Sum yet required to pay 12,2835 32 
Amount paid contractors 27,032 39} Estimated cost of two set of 
Timber for rail ways as per a anne $9,425 00 
imber for rail ways e A weld 
estimates 47,184 50 mount paid on the same se 
Amount paid contractors 47,184 50 Sum yet required to pay 25,600 00 
Iron edge rails, chairs, &c, Estimated cost of ropes 18,431 SO 
(foreign) 170,550 53 Amount paid 00 00 
Amount paid forthe same 170,550 53 ees 
, ; ee 18,431 30 
Chairs and other castings, Estimated cost of dwellings 
(American) 52,315 503 for weigh-masters, rail way 
Amount paid on the same 52,239 004 scales, sheds, &c. &c. 6,077 00 
— Amount paid to contractors 3,295 00 
Balance due contractors | 
Estimated cost of laying rail : 
way, first track 135,776 264 Sum yet required to pay 2,782 00 
Deduct amount forfeitures 407 84 
sealants Incidental work and Miscellaneous charges. 
Actual cost of laying first | 2 3 
tack 135,968 425 gone 
Amount paid to contractors 135,168 424 Amount paid on the same 9 105 43 
Balinde yet. ate : | Balance yet due 69 40 
en engine hous- | Estimated cost of fencing and 
heataona aid = 66.124 134 | clearing lots at inclined 
P . | planes 1,572 87 
Balance yet due | Amount paid on account 526 50 
Stationary steam engines, ac- | : Pan 
tual cost 64,968 094 | Sum yet required to pay 1,046 37 
Amount paid to contractors 64,968 004 Miscellaneous charges, includ- 
| ing the purchase of materi- 
Cost of ropes for planes 20,531 05 rials for rat ways — or" 
Amount paid contractors 20,531 05 ee se oe 10,048 07 
—— > 
. ; Amount paid on these 10,048 07 
Incidental expenses, includ- eS 
ing iron work: ; 
Tubes for wells, &e, &c. and — cost of fuel for 3.650 00 
rigger’s loft 3,688 05 7 ; . 
Amount paid on the same 3,688 05 Estimates paid 2,445 00 
Repairs of Ist track, previous Balance required thet 1,205 00 
to the appointment of su- ow lag. cea sie 
ervi 13,39 13 ment and superintenda 
aienelih geld on the same 13391 nM ditto, from commencement 54,993 00 
ponan Amount expended 52,542 00 
Second Track. | Balance due on 1st November, 1834 2,451 00 
Estimated cost of edge rails, | Salaries of engine and car 
&e. (foreign) 122,300 00 tenders,and their assistants, 
Amount paid onthe same = 67,208 54 at planes 7,401 30 
aqme Amount paid to them 5,813 233 
Sum yet required to pa 
Cost of chairs and A Balance due on 1st November, 1834 1,668 07 


(American) $2,950 00 
Amount paid to contractors 16,020 00 


Sum yet required to pay 





16,930 00 | Balance due on1st November, 1834 



































1,676 874 


Salaries of riggers 
es 1,474 874 


Amount paid on them 
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Estimated cost of depots, ma- 
chine shops, water sta- 








tions, &c. 25,385 00 
Amount paid on them 00 00 
Sum required to pay 25,385 00 
Estimated cost of lots to be 
purchased for engine hous- 
es, depots, &c. 1,690 00 
Amount paid on them 00 00 
1,600 00 | 
Estimated cost of three loco- | 
motive engines and tenders, 
at present contracted for 18,850 00 
Amount paid on them 2,500 00 
Sum yet required to pay 16,350 00 


The actual and estimated cost, 
therefore, of the Portage, 
including grading,masonry, 
and first and second tracks, 
three locomotives, and all 
incidental charges and ex- 


penses, is 1,734,134 283 
Of this amount there has been 
paid 


1,444,709 40 
Leaving a sum yet to be 
paid, as per statement 


above, of $393,424 883 | 








For the purpose of keeping the board fully apprised 
of the amount of funds prov ded for the construction 
of the road, and their application, I again lay before 
them a statement of the appropriations made by the 
Legislature. 
By an act of 21st March, 1851, there was 

appropriated to the Allegheny Por- 

tage, and Frankstown line of Juniata 

canal, $700,000 00 
From this sum, there was deducted for 

payment of work authorized previous 

to the passage of the act of 2ist March, | 

1831, and fur the payment of interest, 


as per act of 30th March, 1831 


126,373 48 | 








Leaving,to be applied to the new work to 
be put under contract, 

Out of this sum there was set apart by 
the board, for the construction of the 
Frankstown canal 


$573,621 52 





380,645 65 


—_—— 
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Leaving for rail way purposes, out of 

the appropriations of 1831 and ’32 760,418 60 
By the act of 16th of February, 1833, 

there was a further appropriation of 414,793 06 
By the act of April, 1834, another appro- 

priation was made, of 365,486 35 
There has also been refunded to the rail 

road account, the sum heretofore noted 

as being deducted for payment of inter- 

est $9,581 40 


Making the whole sum available for the 
use of the Portage, as per acts of 1831, 
’32, 33, and °34 
Now the amount of payments is as 

follows: 

Amount paid previous to 
last report 


Amount paid since last re- 
port 


1,580,279 41 


1,041,121 56 


403,587 844 
1,444 709 404 


i oeeelianeeeenealeeententiaeemettinel 





a 
if then we deduct this sum from the ag- 
gregate sppropriations, there will re- 
main unexpended 
The estimated amount however, that is 
required to pay for work under con- 
tract, and to meet expenses connecied 
with construction, locomotives, ropes, 
fuel, &c. exclusive of the charges at- 
tendant upon the use of motive power 
in 1835, is $293,424 88 
Add for contingencies 8,000 00 
— 301,424 88 
From this sum deduct the amount of ap- 
propriations as yet unexpended, and 
the sum required to be provided by the 
Legislature, will be $165,854 873 
This excess of cost over the estimate of last year, as 
directed by the foregoing balance, has been caused by 
additions of work, the purchase of materials, an ex- 
penses attending the use of the stationary engines, 
which items were not included in the estimate of 1833. 


135,570 003 








The following will account in a great measure for 
the excess:— 





Leaving, to be devoted to the Portage, 


the sum of 192,975 87 | Incidental, 





Afterwards, onthe 10th of March, 1832, 
there was again deducted from this 
sum, for the payment of interest 12,975 87 | 

Making the whole sum actually available 
for rail road purposes, out of the ap- 
propriation of $700,000 

By an act of the Legislature, of March, 
1832,a further appropriation was made 
to the Portage, of 


180,000 00 





620,000 00 


Making the whole sum applicable to the 
rail road 

Agzin, from this amount there was de- 
ducted, for the payment of interest, un- 
der act of 11th June, 1832 





800,000 00 


39,581 40 











Ropes, ; : $20,531 00 
Repairs, ; 13.391 00 
Depots, &c. ; 25 835 00 
$59,757 00 

Expenses at stationary engines, 12,481 00 
Locomotives, 18,850 00 
8,000 00 

£9,331 00 

Add 59,757 00 

Total ofnew work, &c. £99,938 00 





The balance of the excess ($66,766 87) has been 
created by reason of the prices for work and materials 
being higher than those estimated by the engineer, in 
his estimate of last year. Fora more full explanation 
on this subject, | refer the board to the accompanying 
report of Mr. Welch. I also refer the board to the 
annexed statement, which will show in detail the esti- 
mated cost of the rail way; as also the amount paid 
previous and since the last report, the amounts due and 
forfeited, and the sum yet required to pay for work 


under contract, and incidental expenses, &c. &c. 





TABLE, showing the payments, &e. on the Allegheny Portage Rail Road, since its commencement, November 1st, 1833. 


Amount paid pre-|Amount paid since} ‘Yotal amount |Amount requir-; Amount for- |Estimated cost. 
vious to last rep’t. last report. paid, ed. feited. 


GRADING. 


Grading, . : $465,623 004 $9,174 48 | $474,797 484 $142 874 | $2,845 103 | $477,785 46} 
Masonry—Viaducts, 75,223 054 4,432 24 79,655 294 100 51 00 79,755 804 
Culverts, : 34,231 724 00 34,231 724 11 484 76 19 34,319 S93 
Bridge, ; 2,327 44 00 2,327 44 00 00 2,327 44 
FIRST TRACK. ; 
Stone blocks, ° ; 26,182 062 33 27,032 393 00 39 754 27,072 153 
‘imber, ° ° 38,160 U0 50 47,184 50 00 00 47,184 50 
Iron,—Rails, Chairs, &c. (foreign, ) 162,386 69} 833 | 170,550 53 00 00 | 170,550 53 
Castings & do. (American,) 40,502 144 853 | 52,239 00} 50 00 52,315 503 
Laying rail way, first track, ; 82,685 00 424 | 1:5,168 424 00 407 84 135,776 263 
Engine houses, sheds, &c. first set, 31,461 00 134 66,124 134 354 co 66.640 49 
Stationary steam engine, do, ° 25,425 00 004 64,968 0U4 00 00 64.968 004 
Ropes, do. . ‘ 14,587 O1 04 20,531 05 00 00 20,531 05 
Incidental expenses, including screw bolts, copper tubes, chains, 
riggers, loft, &c. ° ° ; 848 504 543 $3,688 05 00 00 3,688 05 
Repairs, 00 713 13,591 712 00 00 13,391 713 


SECOND TRACK. 
[ron E. rails and flat bars, (foreign, ) : 00 54 67,208 54 55,091 46 00 122,300 00 
Chairs and Castings, (American,) 00 00 16,020 00 16,930 00 00 32,950 00 
Pins and wedges, do. . 00 00 00 10,752 00 00 10,752 00 
Laying rail way, and materials, second track 00 00 69,406 00 100,528 23 00 169,934 23 
Engine houses, &c. second set, ; 00 00 5,610 00 12,285 32 00 17,895 32 
Stationary engines, second set, ° ‘ 00 00 15,825 00 25,600 00 00 39,425 00 
Ropes, ° e . ; co 00 00 18,431 30 00 18,431 30 
Incidental expenses, including rail way, scales, sheds and drillings, 00 00 3,295 00 2,782 00 00 6,077 00 
;, INCIDENTAL. 
Clearing and fencing lots at planes, 00 50 526 50 1,046 37 00 1,572 87 
Fences, and removing buildings, &c. 45 98 2,105 43 69 40 00 2,174 83 
Miscellaneous expenses, ° 97 10 10,048 07 00 00 10,048 07 . 
Soul for engines, k é 00 00 2,445 00 1,205 00 00 3,650 00 
lhree locomotive engines, 00 00 2,500 00 16,350 00 00 18,850 00 
Superintendent and engineer expenses, 50 50 52,542 00 2,451 00 00 54,993 00 
Steam engineers, &c, at planes, do. 00 232 $,813 233 1,668 07 _ 00 7,481 303 
Riggers, ‘ ° 00 874 1,474 874 202 00 00 1,676 874 
Loft, for depot, and engine houses, &c. ; 00 00 00 1,600 00 00 1,600 00 
Depots, machine shops, water stations, &c. 00 00 00 25,385 00 00 25,385 00 
Add for contingencies, ‘ . ° 00 00 00 8,000 00 00 8,000 00 
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$1,041,121 56 $403,587 844 131,444,709 404/ $501,424 88 [$3,568 88} ($1,749,503 17 
Am’t of approp’ns available for rail road purposes $1,580,279 41. 
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In the foregoing estimates of the cost of the rail way, | Twenty-four men, (drivers, ) at 75 cents 

no allowance has been made for the expenses of the| per day 5,346 00 

engineer department and that of Superintendent’s office | Superintendence and contingencies, 800 00 


for the ensuing season—nor has any allowance been | 





made for the expenses attendant upon the use of motive | Total annual expense of horse power on 


power, to be employed by the State during the year| 144 miles 
1835. These items being distinct from those connected | 


$15,984 124 








' 


with contracts tor materials and construction, I have | Expense of keeping water stations and 


reserved them for an especial estimate. 


The principal engineer has estimated the expense of 
motive power upon the Portage during the year 1835, 


| 


| depots, &c. in repair, &c. &c. 1,000 00 
Recapitulation of the foregoing. 


at seventy-nine thousand seven hundred and sixty-nine | Annual expense of stationary steam en- 


dollars, but this sum includes charges for interest on the | gines and planes $26,976 S7 
cost of locomotives, and the creation of a fund for their | Annual expense of five locomotives 9,509 00 
renewal, &c, &c. The actual sum, however, accord-| " horse power 15,984 124 
ing to this estimate, which will be liable to be expend- 7 - keeping water sta- 
ed, and which is to be provided by appropriation, tions, &c, 1,000 00 
should he, I presume, set down as follows : — 
f ; The actual amount, therefore, that 
Stationary Steam Engines. will be required for incidental ex- 
Coal, 40 bushels per day—297 bushels penses attending the motiye power 
equal 11,880 bushels at 4 cents $475 20 upon the Portage, should locomotives 
Oil, 75 gallons at $1 75 00 | and horses be used, will be $53,469 49 
Incidental expenses, including tar, tal- | To this add estimated expenses of engi- 
low, rope stoppers, &ce. 800 00 | neer department, &c. for the year 
One engineer of mavhinery, $600 per | 1835 11,362 59 
annum 600 00 | Addalso estimated cost of two additional 
One assistant do 297 days | locomotives 13,000 00 
at $1 297 00 | neemeembinaiigetee 
One car tender at foot of plane, at |The amount to be added, therefore, to, 
$2783 75 per annum 973 75 the sum heretofore mentioned as being 


One assistant car tender at foot of plane 
at 75 cents per day 

One fireman at engine—297 davs at 75 
cents 


Expense of one plane 

if we multiply this sum by 10 
which is the whole number of planes, 
the aggregate expenses will be for 
one year, exclusive of rigger’s charges 


Rigger’s Loft. 
One principal rigger, at $2 


per day 365 days {$730 00 
Three assistant rigger at 1 124 
per day 1,231 874 


Incidental expenses at loft, 350 00 





Whole annual expense of 10 planes 


Locomotive Engines. 


One engine man, 297 days at $2 per day 

One assistant engine man, 297 day, at 
$i per day 

Fuel at $4 per day, 260 days 

Vil, 75 gallons, at $1 00 

Kepairs, 


Annual cost of working one locomotive 
Multiply this by the number of engines 
constantly in use 


And the total cost will be 
Repairs of two extraengines $800 00 
One additional engine man and 


assistant 891 00 
Incideutal expenses of locomo- 
tives . 600 00 


Whole annual cost of five engines 





Horse Power. 
Fifty-three horses, ot 624 cents per day 


required to complete the rail way, 


| 
922 75 | (165,854 874) will be 77,831 99 





SE 








222 75 | Making the entire sum required to be ; 
——_— | provided by future appropriations $242,686 86 
2466 45 | 


As regards the motive power to be used upon the 
| Portage, in relation to which the principal engineer has 
' made a detailed report, I am of opinion that the Com- 
24,664 50 | monwealth should not become connected with the trans- 
| portation in any way, beyond the provision of stationary 
steam power and locomotive engines. It is true, horse 
power must be used on the short levels between the 
several planes, but it is a matter worthy of inquiry, 
‘whether this power cannot be put in operation at a 
_ cheaper rate by the carrier than by the Commonwealth. 

In my opinion it can. 
2,311 874; The hiring or purchasing of horses and the employ- 
ment of drivers, are matters in which I conceive the 
26,976 374. State cannot be advantageously connected—and I am 
—_—_ the more convinced of this by actual observation every 
day upon the rail way. If the road consisted of but a 
single track, there might be a strong inducement for 
$594 00 | the Commonwealth to employ all the motive power in 
| order to facilitate the transportation—to prevent inter- 
297 00 | ruptions, and to regulate the time of arrival and depar- 
1,040 00 | ture with greater certainty; but now as there will be 
75 00 | two tracks in operation, the transporters might be left 
400 00 | to their own discretion, being governed at the same 
time by the rules and regulations of the rail way. If 
2,406 00 | the cost of applying steam power, for one year, taking 
| the maximum tonnage at one hundred thousand, be 
3 | sixty-three thousand seven hundred and eighty-five dol- 
lars and thirty-eight cents, as estimated by the princi- 
$7218 00 | pal engineer, and we add to this fifteen thousand nine 
| hundred and eighty-four dollars and twelve cents, esti- 
mated as the price for horse power, there will be re- 
quired to be charged for fraction alone, in addition to 
the tolls, seventy-nine dollars and eight hundredth cents 
| on every ton transported from Johnstown to Hollidays- 
2,291 00 | burg, and vice versu. It is obvious that it is the interest 
9,509 00 | of the State to put the tolls at the lowest standard prac- 
—— | ticable, forthe purpose of inducing transportation— 
hence the propriety of shunning the employment of any 
| mean or power which may be expensive, and yet not 
$9,338 123 | absolutely advantageous or profitable. With these 
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Navigation of the Canal commenced on the 8th of 
March, 1834, and on the 2ist March, 1835. 

So that in the former year there was, up to the Ist of 
May, about eight weeks of navigation, and in 1835, up 





consiflerations I would suggest that the motive power 
employed on the levels, where locomotive engines are 
not used, be provided and employed by the owners of 
the cars, or those engaged in the carrying trade, under 


the directions of the agents of the State. to the same date, about six weeks. In the eight weeks 
From the sum, therefore, of two hundred and forty-two | in 1834, there was received at the office in Allegheny, 

thousand six hundred and eighty-six dollars and eighty- | lbs. 7,590,790 

six cents, set down as the estimated amount required, | And there was cleared, from the same 

I would deduct the allowance for horse power, fifteen| office, 

thousand nine hundred and eighty-four dollars and 

twelve cents, and fix the amount necessary to cover all Total, 

expenses, &c. connected with the entire completion of | 


the rail way, and furnishing motive power by stationary | In the six weeks in 1835, there was re- 

and locomotive engines, at two hundred and twenty-six| ceived at the same office, Ibs, 12,410,691 

thousand seven hundred and two dollars and seventy | And there wes cleared, 6,783,777 

cents, anniv 
The number of persons employed upon the several Total, 

inclined planes, amounts to forty, and at the rigger’s —__-_ 


loft to five. Their names and stations, as wellas those} The aggregate increase on tonnage received, and 
of the engineer corps will be found in detail in table | cleared from Allegheny in six weeks of 1835, over 
No. 22, of the documents accompanying this report. | eight weeks of 1834, is about 73 per cent. 

The tables, numbered from 1 to 21, inclusive, will} |The increase on tonnage received in these periods, in 
afford the board, I trust, the most ample information 1834 and 1835, is about 63 per cent., and on the ton- 


on all subjects connected with the immediate construc- | nage sent eastward, about 96 per cent. 
tion of the rail way. 


| ‘his exhibition is altogether gratifying; the total in- 
Of the awards made by the board for damages done | crease is very considerable, and the increase of freight 


by reason of the grading, &c. of the Portage, the fol. | sent eastward is particularly encouraging. 

lowing persons have accepted: | The average tonnage of each week, during 1835, has 
Thomas Croyle, $190 00 more than doubled that of the same period in 1834. 
Isaac Hildebrand, 30 00! The following are the amounts of tonnage received 
Willis Gibbony, 25 00 | and cleared, during each week of the present season. 

| 











3,495,933 


—_—_—— 


Ibs. 11,086,723 


—___——- 








19,194,468 








; | lbs. ceared. lbs. received 

The following awards have been rejected: 245 00; . a. 

sve rn Tah eee ee 
. lleman, ’ ’ ’ . > 

Samuel S Smith, 55 00 195 00| _ : aan eee 
’ DIA, ’ ’ 

Total amount of damages allowed, $440 00 | 24, 1,368,526 2,846,612 

The several lots to be attached to the houses, or | May 1, 1,006,073 2,833,500 


dwellings at the planes, have been surveyed and plot- | ———. 
ted.and the several diagrams will shortly be transmitted | alae 

to the board. Titles to these lots generally cannot now | DEFENCE OF PHILADELPHIA. 
be had, as conflicting claims render some of them un- 


LETTER 
certain, and other are in the hands of executors or guar- To his Excellency, George Wolf i ial 
dians. er ar 5 » ' 
Respectfully submitted, | State of Pennsylvania, written at the request of the 


S. JONES, Superintendent, | 
Rail way office, Holli- Allegheny Portage Rail Koad. | 
daysburg, Noy. 1, 1834. 


—- | Head Quarters, 1st Brigade, 1st Division, P. M. 
From the Pittsburg Gazette. | Puitapetrara, March 7, 1835. 


PENNSVLVANIA CANAL. | To his Excellency, George Wolf, Governor of the 
State of Pennsylvania. 


Sir—In conformity with a resolution adopted by a 
| unanimous vote of the Military Council of the Ist Bri- 
| gade, 1st Division, P. M.—which is a Board composed 
| of the commissioned officers of the volunteers and 
$7,657 75) militia of the city of Philadelphia,—I have the honor to 

| address your Exccllency upon a subject of deep inter- 

816 48 | est to Eastern Pennsylvania, and particularly to the city 

| of Philadelphia. 

Whole amount received to May 2d, 1835, $8,454 23) It is without doubt known to your Excellency, that 
| the Fort of the United States at the Pea Patch, upon 

71 boats cleared, having tonnage, 1,006,073 lbs. | which the citizens of Philadelphia have heretofore re- 
Tonnage received, cleared at viher of- _ lied for protection, has been destroyed by fire, two or 
fices, 2,853,500 three years since; and that preparatory to its re-con- 

| struction, its walls have been razed to their foundation. 
3,839,573 lbs. | It is also within your knowledge, that Fort Mifflin, 
— | though long since abandoned by the Government of 


-_ the United States as a military station, is yet quite 
The foregoing is the report of the business transacted | tenable asa post, and is susceptible of being made per- 


at the office in Allegheny, during the week, ending | fectly defensible against a naval force. The War De- 


the Ist instant. | partment of the General Government having in view 
We felt interested to ascertain the amount of business | this object, has ordered its examination by an intelli- 


done at the Allegheny office, up to the first of May, | gent officer of Engineers, who has reported favorably 
1834, and to the same day in 1835. | to its re-occupation; and has estimated the expense of 


Military Council of the Ist Brigade, 1st Division, 
M 


a 





CottecTor’s Orrice, rarer 
West. Div. I’a. Canal, April 2, 1835. 
Whole amount received from Ist Novem. 
ber, 1834, to April 25, 1835, as per last 
weekly statement, 
Amount received in the week ending 
May Ist, 1835, 

















Total tonnage of the week, 











Tok 
ae 5 


S22 


Te tar Grn 


Kab as Se 




















Se 


Fea TS 
oF 7y 


~e 





we 
a 


> Saha tan re 
a “ee oe A ge 
+> oth ae aye he ey 


foe 
Ron eased 


oy le 
+ 





























































$28 PROCEEDINGS OF COUNCILS. | {Mar 











its complete repair at $30,000,and that of its armament, | fills the first office in the Nation, there is no reason to 
&c. in order to its being garrisoned at $45,000 more— | fear that he would hesitate to exercise this power, 
making in all, the sum of $75,000. | should the state of our relations with France, or any 

Deeply impressed with the the necessity of making other country require it. The alteration you desire in 
an immediate provision for the defence of Philadelphia, | relation to the appropriation of the fines for non-per- 
which city from whatever cause, has been ieft in| formance of militis duty, in your Brigade, is not con- 
the most exposed condition, by the adjournment of | sidered by the Governor, as a proper subject for a spe- 
Congress, without any measures having been taken by | cial Executive Message. The object may be attained 


that body for its security; I would be doing injustice to 
the citizens of Philedelphia, generally, and to those | 
whom I more immediately represent, as well as to my | 
own feelings, did 1 not commend to the serious consid- | 
eration of your Excellency, the utter destitution of | 
military resources within the city of Philadelphia; its | 
accessible position to an enemy, and its inviting impo- | 
tence to resist, in case of hostilities. 1 have therelore, | 
respectfully to suggest to your Excellency, the pro- 
priety of your recommendation of an appropriation to | 
be made, by the Legislature of Pennsylvania, of the | 


| 


whole or of such part of the sum, that has been esti-| 
mated as necessary for the repairand armament of! 
Fort Mifflin, as they in their wisdom shall determine | 
upon—which appropriation should be placed at the | 
disposition of your Excellency, for the most speedy at- | 
tainment of said purpose. ‘The amount appropriated | 
would coubtless be returned to the Treasury of Penn. | 
sylvania, upen the assembling of the next Congress of | 
the United States, and the temporary inconvenience of | 
its withdrawal from the State Treasury, would be mure | 
than compensated, by the security which it would af- | 
ford in its timely application, to an immense amount of 
property, and to a very large portion of our fellow citi- | 
zeus. 
Before concluding this communication, I must invite | 
your Excellency’s attention to the subject embraced in | 
the second resolution of the Military Council, It is be- | 
lieved that no considerable part of the fines collected. 
in this Brigade, for the non performance of militia duty, | 
is received into the Treasury of the State, Itis thought | 
that should these fines, or a portion of them, be appro- 
priated to the equipment of Volunteer troops, their 
collection would be more readily effected than it is at 
present, and that this application of them would serve | 
as an encouragement to the formation and increase of 
these troops. As the diversion to this object of this 
money, would be agreeable to our citizens, generally, 
and without its imposing any burden upon the State, it | 
is hoped that this proposal will receive the approbation | 
of your Excellency. 
1 have the honor to be, 
Very respectfully, 
Your Excellency’s most ob’t serv’t, 
A. M. PREVOST, 
Brigadier General, Ist Brig. Ist Div. P. M. 


(ANSWER. ) | 
SecreTarr’s Orrice. 
Harrisburg, 17th March, 1835. | 


Str—The Governor has received your communica- | 
tion, and the proceedings of the Military Council of | 
the Ist Brigade, Ist Division, P. M. to which it refers. 

ite has instructed me to inform you that he is much | 
pleased with the patriotic concern for the security of | 
the State, and especially of its great metropolis, which 
they evince; and that they have received from him that 
consideration which the importance of the subject, and 
the respect which he entertains for the body from | 
which they come, justly entitle them. 

He does not however conceive it to be his duty to 
adopt the measures which they suggest. It is for Con 
gress ‘‘to provide for the common defence,” and the 
President ‘‘may on extraordinary occasions convene 
both Houses.” The President has the best information 
on the subject of our Foreign affairs, and from the 


known character of the illustrious individual who now | 


by a direct application to the Legislature. 
I am, with greatrespect, sir, your most obedient 
servant. 
JAMES FINDLEY, 
Secretary of the Commonwealth. 
Brig. Gen. A. M. Provst, 
Ist Brigade. Ist, Division, P. M. 
Philadelphia. 


Signed, A. J. Pleasonton, 
Geo, Cadwalader, 
Secretary of the Military Council. 


From the Philadelphia Gazette. 
PROCEEDINGS OF COUNCILS. 
Thursday Evening, May 14th, 1835. 
SELECT COUNCIL. 


The chair presented a communication from the - 
Secretary of the Guardians of the Poor, stating that the 
term of serv'ce of Geo. W. Jones, and William S, Han- 


| sell, was about to expire, and also that a vacancy had 


occurred in the Board, by the resignation of Jacob B. 
Lancaster. Laid on the table. 


Petitions for re-paving Morris street, running from 
Seventh to Eighth street, between Chestnut and Sau- 
som street; and Seventh street, between High and Mul- 
berry, were presented in both Councils, and referred to 
the paving committee. 


Mr. M’Creedy presented a memorial objecting to the 
line of the Delaware Avenue, as now laid out between 
Chestnut and Market streets. Referred to the commit- 
tee on Delaware Avenue. 


Mr. M’Creedy, a petition for the removal of the City 
Stables, from Barker street. Referred to the commit- 
tee on cleansing the city. 


Mr. Price presented a memorial from the managers 


_ of the Danville and Pottsville Rail Road Company, so- 
liciting the aid of Councils in the prosecution of that 
| work. Mr. Chandler, in Common Council, presented 


a duplicate of the same. Referred to a special joint 
committee, consisting of Messrs. Price, Eyre, and Lip- 


| Pincott, of the Select, and Messrs. Chandler, Canby, and 


Yarnall, of the Common Council. 


Mr. Price presented the annexed communication 
from the Association for the relief of Disabled Fire- 
men. Mr. Chandler, in Common Council, submitted a 
petition of like import. Referred to the committee on 
Fire Companies, 


To the Select and Common Cortncils of the City of Phila- 
delphia, 


Ata special meeting of the Trustees of the Philadel- 
phia Association for the relief of disabled Firemen, held 
on the evening of the 3d inst. the undersigned were 
appointed a committee to apply to the Select and Com- 
mon Councils of the City, fora donation in aid of the 
funds of the Association. The committee therefore 
make known to your honorable bodies, that in their 
opinion, the object for which our Institution was esta- 
blished is intimately connected with the well being of 
our Fire Department, viz. to provide for the relief of 
such firemen as may be injured in the discharge of their 
ordinary duties, or of other persons not firemen, who 
may receive accidental hurt from fire apparatus. As 
the firemen are extremely liable to personal injury from 
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the exposure to which they are subject, and the nature 
of their operations, it is presumed that an Institution 
established for their benefit, must serve in a great de- 
gree to promote their general usefulness,and to preserve 
our citizens in that security from the calamity of Fire, 
for which Philadelphia has long been celebrated. The 
committee suppose there can be but one opinion, that 
the preservation of the large amount of property own- 
ed by the corporation must naturally be an object of | 
much solicitude to those who represent the pubiic in- 
terests, ‘The efficieny of the Fire Departmentaffords a 
guarantee of nv ordinary chiracter, and in the support 
and maintenance of that Department, al! property boli. 
ers have a deep interest. ‘The liberality of our wealthy | 
citizens and the public spirit of our young men, in | 
maintaining fire apparatus, with but a limited amount 
of aid from the several corporations of the City and 
County, give to the Trustees a strong ant well ground: 
ed assurance that their appeal in behalf of an Institu- 
tion so intimately connected with the fire department, 
will not be made in vain. They are confirmed in this 
assurance by referring to the fact that several members | 
of our Fire Companies were seriously injured by their 
labours in suppressing, some years since, the fire in 
the building now occupied by the Select and Common 
Councils. 

The Committee beg leave to remind Councils that 
the only means upon which we can depend for the cre- 
ation of a Capital, is the benevolence of individuals and 
the contributions of our monied and other Institutions. 
In the City of New York where an association similar 
to our own has long existed, and having a yearly income 
at this time of about Eight Thousand Dollars, various 
sources of permanent and casual revenue are enjoyed, 
by which the funds have been raised, and yet the cor- 
poration of that City but a few weeks since, voted the 
Society the sum of One Thousand Dollars. 

From these considerations and circumstances, the 


| 


‘ 
} 
| 
| 
| 
| 


committee respectfully present the wishes of the Insti- | 
tution to Councils, in the confident expectation that 


such aid will be granted as will enable us to promote 
the noble objects for which we have been chartered. 


Mr. Price presented a petition from John F.Johnson, | 
surety with Allen W. Tatem, for the payment of a | 


loan out of the Franklin Legacy, made to Thos. J. 
Tatem, praying that said Allen W. Tatem may be re- 


leased, and offering to assume the responsibility him- | 


self. Referred to the committee on Finance. 


Mr. Price,from the committee on Schuylkill wharves, | 


made a report with an ordinance, providing for the 
construction ofa new wharf at Walnut street. The or- 
dinance was read three times and passed. , 

Mr. Lewis, from the Watering Committee, made 
the following report, the resolutions attached to which 
were agreed to:— 


To the Select and Common Council. 


The Watering committee respectfully submit: —That 
some years ago, a lot of ground situated at the north- 
east corner of Schuylkill Second and Callowhill street, 
was purchased for the purpose of bringing the twenty 
inch main from the bank of the old Union Canal into 
Callowhill street, 

By anew arrangement of the main, this lot is no long- 
er valuable for City purposes, and the committee are 
of opinion that it may now be advantageously sold.— 
The Fairmount Bridge Company are now erecting a 
new house forthe accommodation of their toll-gatherer, 
and we have understood they propose to sell the house 
and lot now occupied for that purpose on the north 
side of the bridge. The committee believing that the 
possession of the property is of great importance to the 
city, as it not only joins the garden plot of the water 
works, but commands almost entirely the main entrance 
to that great public work, have made some preliminary 
inquiries to ascertain on what terms the property could 
be purchased. They have succeeded in obtaining the 

Vor, XV. 42 
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Opinion of the Managers of the Bridge Company, and 
think it may be had for six tWousand dollars, which is 
considerably lower than it was at first offered. A plan 
of the lot is herewith presented, from which it will be 
seen that it might be so occupied as not only materially 
to interfere with the public enjoyment of the premises 
at Fairmount, but give all the inconvenience which at- 
taches to a lotof limited dimensions bordering on pub- 
lic property. The committee are of opinion, that the 


| advantages are so obvious as to mike it unnecessary to 


state them in detail, and accordingly report resolutions 
authorizing them to sell the vacaut lot on Callowhill 
and Second street, and purchase the property of the 
Bridge Company. 

Resolved, That the Watering committee be and are 
hereby authorized to purchase fron the Fairmount 


| Bridge Company, the lot of ground now occupied by 
| the toll-gather’s house, and adjvining other land of the 
| city at Fairmount, fora sum not exceeding six thousand 
| dollars; and that when the purchase is completed, the 


Mayor shall draw his warrant on the City Treusurer for 
the amount required, and have the same charged to 


| the appropriation No. 14, City property. 


Resolved, That the watering*committee be and they 
are hereby authorized to sell the lot at the northeast 
corner of Schuylkill Second and Callowhill streets, be- 
longing to the corporation, at public sale, and that the 
proceeds of sale be paid to the City Treasury, and be 
placed at the credit of appropriation No, 14, City pro- 
perty-. 





LAWRENCE LEWIS, Chairman, Pro Tem. 
FRED. FRALEY, 
THOS. LANCASTER, 
JAMES HUTCHINSON, 
RICHARD PRICE, 
Committee. 
Philad. May 13, 1835, 


COMMON COUNCIL. 


Mr. Fraley presented a petition for paving Sassafras 
| street, between Tenth and Eleventh streets. Refer- 
| red to paving committee. 


Mr. Hutchinson presented a petition from 200 citi- 
| zens, praying that the iron railing round Washington 
| square, may be placed inside of the front row of trees. 
| Referred to the committee on public squares. 
Thechair read a communication from the Board of 
Managers of Will’s Hospital, informing Council of the 
resignation of Robert Snowden, from that Board. 


} 


| Mr. Chandler presented a petition from Jacob Con- 
| nel, praying release from certain responsibilities in the 
| case of Edward A, Allen. Referred to the committee 
| on Finance. 
| Mr. Wright presented a petition from residents of 
| Appletree Alley, in relation to nuisances in that neigh- 
| borhood; also praying for the curbing of the alley.— 
Referred to committee on cleansing the city. 
| Mr. Wright presented a petition from citizens in the 
neighborhood of the New Market House on Schuy!kill 
| High street, asking that a clerk be appointed to guard 
| against impositions that might be practised without 
some check of this kind. Referred to the committee 
on marke's. 

Mr. Gilder, from the paving committee, made the 
following report. 

The Paving Committee beg leave to report on part 
of the petitions referred to them, and would recommend 
the adoption of the following resolutions: 

Resolved, That the City Commissioners under the 
direction of the Paving committee, be and they are 
hereby directed to have regulated, curbed and paved, 


the following streets, viz: 
Mulberry street from Schuylkill 4th to Front 


street, $6,036 
Ann street from Schuylkill 6th to 7th,between 
| Mulberry and Filbert, 653 


































































































INSPECTION LAWS OF PENNSYLVANIA, [May 


——— — ~ ——— —_-—_—— - 


Jones street from Schuylkill 7th to 8th, be- 











Lewis of the Select, and Mr. Wright of the Common 





tween Filbert and High, $ 640 | Council, acting as tellers, in the choice of 
Clay street from Beach to Willow, between Geo. W. Jones, 
Lombard and Pine, 237 | Wm. S. Hansell, 
Helmuth street from Schuylkill 6th to 7th, a 
between Lombard and Pine, 560 ee 
Richard street from Schuylkill 6th to 7th, be- Jos. B. Smith, 
tween Lombard and Pine, 373| (Inthe place of Jacob B. Lancaster, Esq. resigned.) 





Schuylkill 7th, from Walnut to Locust, 915) Mr. Chandler presented a petition for the re-paving 
Schuylkill 7th, from Lombard to Pine, 814 | Ninth street, between Arch and Filbert, which was 
Schuylkill 5th, from Spruce to Walnut, 2370 | referred to the paving committee with power to act 


Schuylkill 4th, from High to Chestnut, 1400 

Schuylkill 3d, from Walnut to Spruce, 2368 Bey ale eee 

Locust street, from Schuylkill 7th to 5th From the Commercial List. 
streets, bi 2732; INSPECTION LAWS OF PENNSYLVANIA. 
Resolved, That the City Commissioners- be and they 

are hereby directed to cause the following private | Flour. 


streets and alleys, (o be regulated, curbed and paved, | Be it enacted by the Senate and House of Representa- 
as provided for by anact of Assembly passed April tives of the commonwealth of Pennsylvania in General As- 
23d, 1829, to wit:— ; .,, | sembly, met, and it is hereby enacted by the authority of 
Jefferson avenue running from Broad to Schuylkill | ¢4e same, That all flour of wheat, flour of rye, and 
8th between Walnut and George streets. | meal made of Indian corn, shall, if designed for expor- 
Tin Alley running from Walnut to Locust streets and | tation from either of the places mentioned in this sec- 


between Broad and Juniper. | tion, be liable to the inspection at the respective place, 
Good Will Alley or Court, s'tuated between Sassa- | 95 follows, to wit: 

fras and Cherry stree‘s, and between Juniper and/]. At the city and county of Philadelphia by the inspec- 

Broad streets, — ; | tor of flour appointed for the said city and county. 
Clair Alley, situated between Vine and Sassafras and | j7. At the city of Pittsburgh, and in the counties of 

between Thirteenth and Juniper streets. ., | Allegheny, Westmoreland, Washington, Fayette, 

_ The committee also submitted an ordinance provid- | Greene, Indiana, Jefferson, Armstrong, Butler, Bea- 

ing for the repeal of so much of the ordinance of Feb.| yer, Mercer, Crawford, Erie, Warren, Venango, by 

7, 1834, as relates to collecting toll on persons who do the inspector of flour appointed for the said city and 

not pass through the city. The first resolution was or-| counties. 

dered to be printed, and the second was adopted, and| provided, That flour and meal manufactured in any 

concurred in by Select Council. The ordinance was) other State, and put up in casks which shall bear the 


laid on the table. ; | brand or the name of such State, may be exported from 
Mr. Chandler submitted the report of the committee | this commonwealth as the manufacture of the State 


on the subject of the proposed connection between the | from which it shall come, and not as the flour or meal 
Rail way in Broad street and Delaware Front, for the | of Pennsylvania, without being liable to inspection as 
further facilitation of trade. aforesaid. 


Mr. Earp presented a minority report on the subject, | And provided also, That such flour or meal as shall 
both of which were ordered to be printed for the use of | he manufactured within the conties of Westmoreland, 


Councils. ’ ; | Washington, Green, and Fayette, and transported by 
Mr. Chandler made a verbal report in relation to the | Jand out of this commonwealth, shall not be liable to in- 
burial ground on Franklin Square, requesting a special | spection as aforesaid. 


meeting to be called for the further consideration of; provided, That nothing herein contained shall be 
the subject. . ,| construed to prevent the exportation of sour or damag- 
Mr. Dunlap made a report on behalf of the special _ ed flour, as such, if it be so marked distinctly upon the 
committee, to whom was referred the communication | casks containing the same by the inspector or deputy. 
from the Pennsylvania Institution for the Instruction of} Flour of wheat, liable to inspection as aforesaid, shall 
the Blind. , be, packed in barrels or half barrels, well made of good 
This report elicited considerable debate, in the | seasoned materials, and tightened with ten hoops suffi- 
course of which Mr. Fraley offered a resolution that | ciently nailed with four nails in each chine hoop, and 
the special committee be instructed to report an ordi- | three nails in each upper bilge hoop. 
nance for the sale of as much land belonging to the| The barrels which shall be used for the purpose 
Wills’ Hospital, as would amount to $12,000, to be | aforesaid shall be of the diameter of sixteen inches and 
handed over to the Managers of the Institution for! a balfat the head, and shall be marked ‘*Number one.” 
the Blind, to be placed in the funds of that Institution, | And every such barre! shall be made of staves twenty 
Dr. Huston opposed the resolution, and moved the | seven inches in length. Every half barrel which shall 
adoption of another, to wit: ‘* That it be inexpedient | be used for the purpose aforesaid shall be of the diame- 
to Terese of any part of the lands belonging to Wills’ | ter of twelve inches and a half at the head, and shall be 
Hospital.” aa of staves — a inches in length, and shall 
Mr. Farp proposed that the words ‘‘at the present | b¢ denominated “Number Two.’ 
time,” be Cane as an amendment, but on toking the| Every barrel “Number One,” of wheat flour shall 
uestion on the amendment it was lost, and the resolu- | contain the full quantity or weight of one hundred nine- 
on of Dr. Huston was adopted. | ty-six pounds of such flour. Every half barrel of wheat 
On motion adjourned. flour shall contain the full quantity or weight of ninety 
: tm eight pounds of such flour. 
CITY COUNCILS. Every miller or bolter shall brand every barrel and 


; ‘ half barrel of flour put up by him with the number one 
4 special meeting of the City Councils was held on) or two according to the dimensions thereof, as afore- 


Monday afternoon. In Select Council, Mr. Eyre was} said, before the same shall be removed from the place 
appointed President protem. In Common Council,| where the same was bolted, under the penalty of twen- 
Mr. Gilder was called to the chair. ty cents for every barrel or half barrel removed with- 

Councils assembled in joint meeting for the purpose | out being so branded. He shall also, under the like 
of electing members of the Board of Guardians of the| penalty, brand as aforesaid every barrel and half barrel 
Poor, ana the election resulted, by the report of Mr, ' of flour with the weight of the flour therein contained, 
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Flour of rye and meal made of Indian corn Itable to 
inspection as aforesaid may be packed in barrels or half 
barrels made in the manner hereinbefore described. 

Flour of rye, and meal made of Indian corn lable to 
inspection as aforesaid, may also be packed in strong 
tight puncheons or hogsleads suitable for molasses 
casks, well made of gocd seasoned white oak or red oak 
staves, with pine or other suitable heads tightened and 
bound with sixteen govud and sufficient hoops, two of 
which at least namely, the second from each chine, 
shall be of iron. They shall be well secured with at 
least four nails in each chine hoop and three wooden 
plugs or pegs at the upper edge of each upper bilge 
hoop. 

~ 3a puncheon or hogshead which shall be used for 
the purpose aforesaid shall be of the following dimen- 
sions, to wit—~ 

The diameter at the head shall be twenty seven 
inches. 

The diameter at the bung or bilge shall be thirty-one 
inches, 

And every such cask shall be made of staves forty-one 
inches in length. 

Every puncheon or hogshead of rye flour, or of corn 
meal, designed for exportation as aforesaid, shall con- 
tain the full quantity or weight of e'ght hundred pounds 
nett of such flour or meal. 

If any miller or bolter of flour for exportation as 
aforesaid, shall pack flour or meal in a cask of any size 
or dimension not hereinbefore specified, he shall forfeit 
to the purchascr the cask in which such flour or meal 


~ shall have been packed, or the value thereof in his ac- 


count, and the person who shall have sold the same for 
exportation shall forfeit and pay to the inspector of such 
flour or meal, twenty cents for every such cask. And 
if any miller or bolter of flour shall pack any flour or 
meal ina cask not hooped and nailed as aforesaid, he 
shall forfeit and pay to the purchaser thereof twenty 
cents for every such cask. 

Every person offering any fiour or meal for sale in 
casks made of unseasoned materials shall pay to the in- 
spector of such flour or meal twenty-five cents for brand- 
ing the same, for each and every cask, and the owner 
of such flour shall have an action for damages which 
may be sustained thereby against the miller or cooper 
who furnished such casks, and such flour shall not be 
exported under the penalty of one dollar per barrel. 

if any person shall puta false or a wrong tare upon 
any cask containing flour or meal, to the disadvantage 
of the purchaser, such person shall forteit for each cask 
so falsely tared, the sum of seventy-five cents. 

Every miller and bolter of flour for exportation shall 
cause his brand mark, as aforesaid, to be entered with 
the clerk of the court of quarter sessions of the county 
where he resides, together with his name and place of 
residence, under the penalty of five dollars tor every 
month during which he shall have exercised his said 
employment without having made such entry. 

Every open boat, float or shallop which shall be used 
to convey flour, corn or meal from the mill as aforesaid, 
or from any landing place to the place of exportation, 
or to any other place, shall be provided with a cover- 
ing or tarpauling sufficient to secure the same in case 
of rain. 

Every person who shall unload or discharge any 
flour, corn or meal, designed for exportation, at any 
landing place, or other place, shall cause the same forth- 
with to be putin a store or under a shelter sufficient to 
keep it dry, 


Beef and Pork. 


Salted beef and pork shall, if designed for ship stores, 
or for exportation, from the port of Philadelpia, be lia- 
ble to be inspected by the inspector of salted provisions 
appointed for the said port. 

Provided, That salted beef and pork, as aforesaid, 
which shall be imported or brought from any other 
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state or country, and which shall bear the brand of the 
name of such state or country upon the casks contaih- 
ing the same, may be sold or exported as aforesaid, as 
the product of the state or country from which it shall 
come, and not as the beef or pork of Pennsylvania, 
withcut being liable to inspection as aforesaid. 

It shall not be lawful for the person packing or put+ 
ting up any pork for ship stores or for exportation as 
aforesaid, to put or pack in any tierce of pork more 
than three heads of pork, or in any barrel of pork more 
than two heads of pork, or of any half barrel of pork 
more than one head of pork. 

It shall also be lawful for any person to put up or pack 
beef for ship stores or exportation, as aforesaid, under 
the denomination of “Extra Mess,” ‘*Mess Prime,” or 
‘‘Cargo”’ beef, if the same shall be of the quality, and 
assorted in manner herein specified, to wit: 

I. Extra Mess beef shall consist of the best pieces of 
oxen or steers, well fatted, and weighing at least six 
hundred pounds, exc!usively of the hide and tallow, 

Il, Mess beef shall consist of good pieces of large 
and well fatted cattle, weighing not less than four hun- 
dred pounds, without hocks, shanks or any of the 
neck, 

Ill. Prime beef shall consist of good pieces of well 
fatted cattle, without hocks, or more than two shanks 
and one half of a neck to a barrel. 

IV. Cargo beef shall consist of a proportion of good 
pieces of fatted cattle, without hocks, or more than 
three shanks, and one half of one neck tu a barrel. 

It shall also be lawful for any person to put up of 
pack pork for ship stores or exportation under the de- 
nomination of ‘*Mess,” ‘*Prime,” or ‘‘Cargo” pork, if 
the same shall be of the quality and assorted in the man- 
ner herein specified, to wit: 

i. Mess pork shall consist of the sides or rib pieces of 
well fatted hogs, exclusively of other pieces. 

II. Prime pork shall consist of a proportion of sidé 
pieces, neck and tail pieces, and each barrel of such 
pork may contain twenty-four pounds of head, properly 
dressed and prepared, but not any greater quantity of 
head. - 

Yhe branding of the words ‘extra mess,” or the 
word ‘‘mess,” *‘prime,” or ‘‘cargo,” as aforesaid, b 
the owner or persons putting up any beef or pork, shall 
be deemed a warranty by him that the article so dé- 
nominated is good and merchantable, and assorted aes 
cording to the requirements of this act. 


Salted Fish. 


Shad and herring put up in barrels or half barrels 
shall, if designed for exportation from the port of Phila- 
delphia, be liable to be inspected by the inspector of 
salted provisions appointed for the said port. 

Provided, That salted shad or herring put up as 
aforesaid which shall have been imported or brought 
from any other State or country, and which shall bear 
the brand of the name of such State or country, may be 
exported from this State with the same name.branded 
thereon, and not as the shad or herring of Pennsylvania, 
without being liable to inspection as aforesaid. 


Butter and Hog’s Lard. - 


Butter and hog’s lard shall, if designed for exporta- 
tion, from any port or place upon the river Delaware, 
be liable to be inspected by the inspector of butter and 
hog’s lard appointed for the city and county of Phila- 
delphia, or his deputy. | 

The inspector aforesaid shall also use the three fol- 
lowing marks and numbers in the inspection of butter 
aforesaid, namely, “No. 1 Extra,’’? which shall desig: 
nate butter of the first and best quality, ‘‘No. 1,” which 
shall designate butter of the second quality, and ‘No, 
2,” which shall designate the third quality of merchant 
able butter, and no other numbers shall be used by 
such inspector. 

Butter and hog’s lard liable to inspection as aforesaid 
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shall be sufficiently salted for exportation, and shall be 
put up in kegs, half kegs, or tubs, made of sound and 
well seasoned white oak staves or timber, or in canis- 
ters. Provided, That butter and hog’s lard from any 
other state, put up as aforesaid, whicl» shall bear the 
brand or the name of such state, may be exported from 
this state, with the same name branded thereon, and 
not as the butter and hog's lard of Pennsylvania, with- 
out being liable to inspection as aforesaid. 


Tvbacco. 


All tobacco designed for exportation from the port of 
Philadelphia, shall be liable to be inspected by the in- 
spector of tubacco appointed for the said port. 

Provided, That tobacco imported or brought from 
any other State or country which shall bear the brand 
or mark of the name of such State or country upon the 
cask or package containing the same, may be exported 
as the product of the State or country from which it 
came, and not as the product of Pennsylvania, without 
being liable to inspection as aforesaid. 

The inspector of tcbacco shall provide and keep 
sufficient store-houses at any place between Prime anc 
Green streets conveniently situated for shipping tobac- 
co, and also presses, brands, scratches, and al! other 
apparatus necessary for the inspecting of such tobacco 
as may be liable to inspection as aforesaid. 

It shall be the duty of the inspector aforesaid to strip, 
sample and press all tobacco submitted to hisinspection, 
he shall make in every hogshead inspected,three breaks, 
and from each break two hands shall be drawn, tied 
up, and sealed, which shall compose the sample of the 
same; he shall also give a certificate for each and every 
hogshead marked and numbered as per sample. 

If any person shall export or lade for exportation 
from the port aforesaid, any tobacco liable to inspection 
as aforesaid, before the same shall have been inspected 
and approved according to law, such person shall for- 
feit and pay for every hogshead so exported or laden, 
fifty dollars, one half for the use of the inspector, the 
other half for the use of the commonwealth. 

The inspector of tobacco may demend and receive 
upon each hogshead of tobacco for stripping, sampling, 
pressing, coopering and branding, one dollar, which fee 
shall be paid by the planter, merchant or importer, at 
the time he shall receive the sample 

He may also demand and receive upon each hegs- 
head which shall remain stored for any period greater 
than a year after the same shall have been inspected by 
him, at the rate of twenty-five cents for every month he 
shall have stored the same. 


Domestic Distilled Spirits. 


Spirituous liquors distilled within this commonwealth, 
shail, if designed for exportation, from the port of Phila- 
delphia, except when shipped coastwise by the Distil- 
ler, or his agent, sliall be liable to inspection, by an in- 
spector of domestic distilled spirits, appointed for the 
city and county of Philadelphia. 

Every inspector of domestic distilled spirits shill also, 
by virtue of his said office, be a guager, and shall per- 
form the duty of guaging all casks containing such spi- 
rits submitted to his inspection, and shall mark thereon 
the quantity of spirits therein contained, in the manner 
hereipafter provided. 

The inspector or deputy aforesaid, having ascertain- 
ed the quantity, strength and quality of any spirituous 
liquors as aforesaid, and also the ullage shall grave or 
scrape with a scraping iron on one of the heads of each 
cask, inspected by them, containing whiskey, the exact 
proof and degrees thereof, and the quantity of gallons 
or full contents of such cask, and the deficit or number 
of gallons out at a time of such inspection, if any; and 
it shall be the duty of such inspector or deputy, at the 
request of the person or agent applying, to have whis- 
key inspected, to make out and subscribe a certificate 
exhibiting in separate columns, the number of casks and 
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the kinds, the number of gallons or full contents, the 
deficit of gallons or cuts, if any, and the proofs and de- 
grees thereof, and deliver the same to the applicant, 
and the said inspector shall receive for inspecting guag- 
ing, Marking, replacing the bung, and such certificate, 
a fee of ten cenis per cask only. 

If any person shall export or Jade for exportation 
from the port of Philadelphia, any distilled spirituous 
liquors liable to inspectionas aforesaid, before the same 
shall have been inspected and marked according to law, 
such person shall forfeit and pay ten dollars for every 
barrel, and twenty dollars fer every double barrel and 
hogshead or other cask or vessel containing such liquor 
so exported, or laden, to be recovered by the inspector 
aforesaid, for the city and county of Philadelphia, for 
the use of the poor of the said city and county, Provided, 
That it shall and may be lawful for any distiller of whis- 
key, or his agent, in tending to ship whiskey, the 
produce of his own stills, coastwise, to ship the 
same without. inspection, upon with or at the office 
of one of the principal inspectors, an invoice or list ex- 
hibiting the number and kinds of casks intended to be 
shipped, with an affidavit annexed by himself or agent, 
that such whiskey was made by him, and is intended 
for a market in one of the sister states, together witha 
notice of the name of the vessel on which the same is 
intended to be shipped, and the place where it is in- 
tended to be taken on board, at least three hours be- 
fore it shall be pat on beard. 

Every inspector who shall gnage and mark erron¢eous- 
ly any cask of spirits or cider, liable to his inspection as 
aforesaid, shall forfeit and pay to the person who may 
be injured thereby twice the value of the excess or de- 


ficiency of the quantity marked of the quantity actually . 


contained in such cask, 

It shall be unlawful for any inspector or deputy dur- 
ing the continuance of his or their office to do any pri- 
vate guaging, and every inspector or deputy who shall 
upon the application of any dealer in spirituous liquors, 
re-guage any cask containing wh'skey or other spiritu- 
ous liquors, and allow or make the said cask to contain 
more gallons or a greatér quantity than when guaged 
for the maker or agent for the maker of whiskey, or 
who shall in any way be found colluding with the dealer 
to defraud the distiller, or who shall so engage in any 
private guaging, shall upon conviction of such offence, 
forfeit and pay to the use of the commonwealth the sum 
of fifty dollars, and be forever disabled to act as an in- 


spector or guager of liquor. s 


Black Oak Bark. 


Ground black oak bark shall, if designed for exporta- 
tion from the port of Philadelphia, be liable to be in- 
speeted by the inspector of bark appointed for the said 

ort. 

All bark liable to inspection as aforesaid, shall be 
shaved clean trom the ross or outside bark,—shall be 
ground sufficiently fine for use, and be free from da- 
mage by wet, mould or otherwise. 

If the inspector shall find in any cask of bark submit- 
ted to his inspection as aforesaid, any mixture of differ- 
ent barks, or of tan, or of other extraneous substances, 
or if the same shall not be shaved clean from ross, and 
be free from damage by wet, mould or otherwise as 
aforesaid, he s) all condemn the same, and mark distinct- 
ly on each head, with a marking iron, the letter (C.) 


Flazseed. 


All flaxseed designed fur exportation from the port 
of Philadelphia, shall be well cleansed and prepared, 
and put upin casks made of sound oak staves, 

Every cask containing flaxseed, and designed for 
exportation as aforesaid, shall be branded with the 
initial letter of the christian name, and with. the sur- 
name at full length of the person who cleansed and 
prepared the flaxseed therein contained. 


Pot and Pearl Ashes. 
Pot and pearl ashes, shall, if designed for exportation 
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from the port of Philadelphia, be liable to inspection 
by the inspector of pot and pearl ashes appointed for 
the said port. 

Provided, That pot or pearl ashes which shall have 
been imported or brought from eny other State or 
country, and which shall bear the brand of the name 
of such State or country, may be exported from this 
State with such name branded thereon as the product 
and manufacture of the State from which it shall come, 
and not as the product or manufactures of Pennsylva- 
nia, without being liable to inspection as aforestad, 





REPORT ON CITY RAIL ROAD. 
To the Select and Common Councils of Philadelphia. 


Tue Commissioners appointed under a resolution of 
the Select and Common Councils of Philadelphia, 
which directs them to ‘‘enquire into the best means of 
conveying merchandize between the wharves and the 
Broad street Rail-Road—whether by Rail-Roads, Tram- 
ways, or otherwise, together with the best materials 
for either, and what route or routes should be adopted, 
and where, if any is necessary, a general depot should 
be established,” with ‘‘an estimate of the cost of any 
work or improvement they may recommend” respect- 
fully submit the following report:— 

The Commissioners immediately after their appoint- 
ment, took measures to collect all the information 
within their reach, upon the important questions re- 
ferred to in the resolution of Councils. They invited 
communications from all their fellow citizens who might 
feel an interest in the subject, and from the several 
professional Engineers resident in the city or its vicini- 
ty. They also ascertained to their own entire satisfac- 
tion, the practical results of the location of Rail-lRoads 
through the streets of Baltimore and other cities, how 
far they had tended to the accommodation of trade, or 
had in any respect been productive of inconvenience 
to the public. Upon the mass of information thus 
brought together, a close examination of the city map, 
a personal inspection of all the routes which have been 
suggested, and upon conversations which they have 
sought with intelligent men of all classes and occupa- 
tions in the community, those opinions have been form- 
ed which they are now about to communicate. 

Such is the composition of the Board, and such the 
novelty, importance, and intrinsic difficulty of the 
questions submitted, that they were not surprised to 
find considerable differences of* sentiment among 
themselves, both at the outset, and throughout the 
progress of their investigations. They are happy, how- 
ever, to say, thatall such differences have yielded to 
the influence of calm discussion and accurate informa- 
tion, and that the recommendations which they are 
about to submit to the notice of Councils have been 

. adopted with perfect unanimity. The Commissioners 
cannot too emphatically express their conviction that 
some communication of the kind referred to in the 
resolution of Councils, is indispenssbly necessary to 
maintain the present prosperity of the city, and to se- 
cure for her the prospective benefits of those vast pub- 
lic improvements to which her money and her enter- 
prise have so liberally contributed. To omit the mak- 
ing of such an improvement, would be to reject a rich 
harvest already growing upon her threshold, and to 
build up the prosperity of the adjoining districts, at 
the expense of every owner of property within her bor- 
ders. The considerations upon which this opinion is 
founded are so obvious, and they seem to be so fully 
appreciated by Councils, and so clearly understood by 
the citizens at large, that it is unnecessary to present 
them in detail. The Commissioners, therefore, pass to 


a decision of the first question referred to them, name- 
G the best means of conveying merchandize between 
the Delaware and Schuylkill wharves and the Colum- 
bia Rail-Road. 
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. The adoption of Tramways (as they are commonly 
called in this country) or in other words, of a road 
composed of lung flat stones joined together and lying 
level with the surface of the ground, has been suggest- 
ed, to avoid interference with the passage of ordinary 
vehicles through those streets in which the improve- 
ment may be located. Desirable as this object is, 
there are objections to such a road which the Commis- 
sioners regard as insuperable. The cars which now 
travel on the Columbia Rail-Road, could not pass upon 
a Tramway through the city without a very important, 
and in many respects most inconvenient alteration in 
the form of their wheels. The flanges must be widen- 
ed so as to form atire of sufficient width to pass with 
ease over the flat surface of the Tramway. As there 
is no reason to hope for such a change in the general 
trasportation of the Rail-Roads leading to Philadelphia, 
it follows that if Tramways be adopted, all goods ar- 
riving in Broad street must be removed from one car 
to another, before they can pass through the city, and 
thus the advantage of the proposed communication be 
ina great measure neutralized. For this reason, and 
because the Commissioners are of opinion, that upon 
the plan, and by the route which they are about to re- 
commend, no very serious obstructions to the ordinary 
travel will be created, they are unanimously of opinion, 
that a Rail-Road is the only form of improvement by 
which the great objects in contemplation of Councils 
can possibly be accompiislred. 

In answer to the all important question what route or 
routes should be adopted for the proposed improve. 
ment, the Commissioners offer their unanimous: suf- 
frage in favour of a line commencing on the Delaware 
at the Drawbridge, and passing up Dock street to 
Third, up Third to High, up High to the Broad street 
Rail-Road, and thence along High to Ashton street, on 
the Schuylkill Front, to be connected hereafter with 
other lines along Delaware Avenue and along the 
Schuylkill. Tosome of the considerations which have 
induced them to form this opinion they will briefly 
refer. 

1. The route just indicated affords greater natural 
facilities for the location of a Rail-Road, conveniently 
graded, than any other. By the report of the City 
Surveyor, it appears that the ascents and descents of 
the east and west streets, do not exceed fourteen 
inches in each hundred feet, except in Walnut and 

vhesnut streets, and inthe immediate rise from both 

rivers at all these streets—that near the Delaware, 
Dock and Spruce afford the easiest graduation for a 
Rail-Road, and near the Schuylkill, High street from 
Ashton to Broad is most uniform in its ascending 
grade. It appears, also, that the rise from the Dela- 
ware upon all the streets (Dock and Spruce excepted) 
is toe precipitous for the passage of burthen cars, with- 
outthe use of fixed machinery, or the uncertain and 
dangerous expedient of brakes or clogs. The descent 
of High street, from its summit at Broad to the intersec- 
tion of Delaware Fourth street is, with one trifling ex- 
ception, less than twelve inches in the hundred feet; 
from Fourth to Third there is arise of seventeen inches 
in the hundred feet; along Third to Dock the descent 
is about fourteen inches in one hundred feet, and 
along Dock from Third to the Drawbridge landing 
the descent is only eleven feet in about two thousand 
feet. A careful comparison of these grades with those 
of any other line which can be indicated from east to 
west, will fully justify the preference which the Com- 
missioners have expressed on the score of natural fa- 
cility. 

2. The route recommenced by the Commissioners 
will afford greater accommodations to the trade pass- 
ing along it, than any other which can be devised. 
The great width of Market and Dock streets admits of 
the laying of four tracts without inconvenience or 
crowding, and of all necessary arrangements for turn- 
outs at each place along the line where it may be de- 
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sirable to deposit property. It is doubtful whether on 
any other of the East and West streets such lateral fa- 
cilities could be afforded, and whether the benefit of 
the improvement would not be in a great measure con- 
fined to the Delaware end of the line. This capacity 
to diffuse its benefits over a considerable extent of the 
City, has been deemed by the Commissioners a most 
important advantsge—nor could they close their eyes 
to the fact,that tlle vacant space at the Drawbridge af- 
fords the only ground within the limits of the City, 
where a Rail-Road track passing from West to East, 
can be conveniently and properly curved into the con- 
templated Avenue along the Delaware front. This 
Avenue when completed will have a spacious entrance 
with an easy graduation into Dock street, and thus the 
revolving platforms which would be necessary in any 
other situation may be dispensed with. 

3. A Rail-Road upon the route recommended will 
interfere less than any other with the convenience of 
private dwellings, and with private travel. Through- 
out its whole length, there are very few buildings 
which are not occupied wholly or in part for purposes 
of trade, and which would not be directly accommodat- 
ed inthe way of such trade. In this respect none of 
the East and West streets are similarly situated with 
Market street. As to the travel on Market street, 
it is chiefly of that sort which the Rail-Road would bet- 
ter accommodate, or which under the arrangements re- 
sulting from its construction, would naturally takea 
different direction. 

4. Another consideration which has had great weight 
with the Commissioners is, that the route by Market, 
Third and Dock streets, will abundantly accommodate 
that portion of the City, which heretofore has been 
connected with the Western business, and in which 
property has become valuable in consequence of that 
connection. They deem it impolitic suddenly to change 
the great channels of bustness, so as to enhance the 
value of property in one part of a City, at the expense 
of another, and unjust to do so without great necessity. 
In the present instance they believe there is no plausi- 
ble pretext for such a change. 

It is impracticable for the Commissioners within the 


proper limits of a report, to do more than sketch the | 


views by which they have been governed in the selec- 
tion of aroute. They are of a kind however to re- 
qvire little explanation, as they will readily occur to 
any practical mind when once directed to the subject. 

Among the plans which have been suggested for the 
construction of the Rail-Road, the Committee prefer 
that recommended in the able communication from W. 
Strickland, Esq., Civil Engineer, a copy of which ac- 
companies this report. He proposes to curve the 
Broad street Rail-Road into High street with four sepa- 
rate tracks, two tracks six feet apart on the centre or 
crown of the street, and one track within five feet of 
the present curb-stone on each side of the way—that 
the foot pavements be increased five feet in width, and 
that in every square there be a turn-out from the tracks 
in the centre, to those near the curbstones on each 
side—or, in other words, branch tracks from the right 
and left on each side of the central railways; that wrought 
iron edge rails of the common construction be used, fix- 
ed by chains upon stone blocks three feet apart, the top 
of the rail being flush with the surface of the pebble 
pavement, and protected longitudinally on each side by 
granite flag-stones of one foot in width: These stones 
are to be laid close to the rails, on the outside of the 
tracks, and from two to three inches from the rails on 
the inside so as to allow sufficient play for the dip of 
the flange of the car wheels. 

The cost of the improvement above described, in- 
cluding its continuation out High street from Broad to 
Ashton, is estimated by the engineer at $270,000, 
which estimate also includes a continuation of the tracks 
down High street from Third to a point on the West 
side of Front, where he proposes to fix pivots for the 
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return of cars towards Broad street, so as to give the 
merchants on Market below Third street a direct com- 
munication with the Rail Road on Broad street. 

The Commissioners are aware that two prominent 
objections may be started, to the plan and route, which 
they have felt it their duty to recommend—namely, 
that the removal of the Market houses from High street 
to other localities will be inconvenient, and that it will 
cause much expense over and above the actual cost of 
the rail road. They believe, however, that the more 
these objections are examined, the less important they 
will appear, and that they are insignificant in compari- 
son with the broad and general interests to be advanced 
by the contemplated improvement. Torecommend other 
scites for the erection of Market houses, forms no part 
of the duty prescribed to the Commissioners. They 
have nevertheless made such enquiries as to satisfy 
themselves, that suitable positions can be obtained and 
several markets erected at no exhorbitant expense, 
which would accommodate the public quite as well if 
not better than the present. ‘They deem it important, 
moreover, to relieve the wholesale business of High 
street from the obstructions created by the markets, and 
by the removal of those buildings to restore the original 
plan of the city. A considerable portion of the expense 
may no doubt be defrayed by voluntary contributions 
from those who own property on the line of the Rail 
Road, and who will be benefited at once by a new ac- 


commodation to trade, and by the removal of a long - 


standing inconvenience. 

If the Commissioners are right in their estimate of the 
importance of the proposed communication to the pros- 
perity of the city, it follows as a corollary, that no time 
should be lost in carrying it into complete effect. Every 
day’s delay will deprive Philadelphia of some portion 
of the advantages to which she is fairly entitled, and in- 
crease the difficulty of recalling business to those chan- 
nels from which, by the superior foresight or activity 
of other districts, it may have been diverted. They 
would therefore respectfully recommend to the Coun- 
cils of the City, if the plan herein submitted shall meet 
their approbation, forthwith to commence the construc- 
tion of the Rail Road along the Market street from 
Broad to Eighth street, and frem Broad to Ashton and 
along Third and Dock streets, and also to take immedi- 
ate measures for procuring other scites on which to 
erect suitable market buildings. In accomplishing the 
latter pbject, they confidently believe that no great 
difficulty will be experienced, and that the markets may 
be removed from High street between Eighth and 
Third streets, by the time the other portions of the line 
shall have been completed. If however any unexpect- 
ed obstacles should occur, so as materially to delay the 
completion of an entire line from Broad street to the 
Delaware, they regard prompt action as of so much im- 
portance as to justify the construction of a cheap tem- 
porary line to be used until the better and more per- 
manent one can be finished. For this purpose a route 
leaving High street at Eighth street, passing down 
Eighth to Walnut, down Walnut to Dock, and down 
Dock to the river, appears most convenient, although 
as a permanent location it is liable to serious objections, 
and is in no respect comparable to that which the Com- 
missioners have recommended. 

To obviate any objections to the location of Rail Roads 
through the City on the ground of general inconve- 
nience, the Commissioners respectfully submit the fol- 
lowing extract of a communication received from Balti- 
more, and from a source entitled to the highest credit: 

‘* Railways can be constructed along the streets of a 
City on which produce and merchafidize may be con- 
veyed, with more economy and less interruption to the 
ordinary intercourse thereof than by any other mode 
whatever. They can be so laid down as to be crossed 
every where freely, and turn-outs are not required ex- 
cept where the streets are very narrow indeed. The 
Opposition to tle extension of rail ways in this City has 
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proceeded from a few individuals who were large pro- | matter of general interest and of public record, and the 
perty holders in the Western section of the city, and | Moyamensing Bank from the Cashier of which no state- 
who were desirous of monopolising the whole trade of | ment has been obtained. This table presents, at a sin- 
the Rail Road. Their representations have been shown gle view, the annual dividends—the aggregate amount, 
to be groundless, and our Councils have almost unani-| and the yearly average of each Bank; from which it 
mously affirmed the general convenience and advant- | will be seen that the highest average is over 18, while 


ages of their introduction.” : _ | the lowest is less than 6 per cent. per anuum. 
Asasummary of their views upon the interesting | 



































questions presented for their consideration, the Com-| =O ZS PRSOSS > oa S om 2 
missioners submit a copy of certain resolutions which | 2 = = we.o3 & eran a 
they unanimously adopted, and which proved the basis) 2& Fo SEZ o2S8 00,5 = 
of this report: oS etead ao eed eae 3 
1. Resolved, That in the opinion of this Board the) F3, Eel %s zr zs ess e 
best plan for connecting the Columbia Rail Roal with| RSS 2F ype ates a a 
the wharves on the Delaware and Schuylkill, is bya rail | ~ “HESS S rE SS S' 43 
way beginning at Broad street and extending to beth | oe go FS FS23 5 | c 
rivers, to be connected with other rail ways along Dela-| @a.2.03 Sc g BS. @ o = 
ware Avenue and the Schuylkill front, from Cedar to) - [2 = oi =.F ow = 
Vine streets. S =P S =: were So ? 
2. Resolved, That High street, on account of its | = S Zo 2 | . 3 
central position, superior width, and established char- | ee os ee 3, 2 3 
acter as the principal seat of business with the West, | 9S 8S 5 : = - 
presents the only eligible scite for the line of connexion | Ne” = a g 
between Broad street and the Delaware wharves, and | Ge cerwiy: 7 nlbaies Lageeice eae a & = 
that such line should pass down High to Third, down om 3.5" wa 
hai Dock, and dowh Dock to the Drawbridge | Ii] 3Sro % UAW | 8 S38 > g 
3. Resolved, That it be recommended to Councils - | eo A & 
forthwith to commence the construction of a rail road ti] _ oem Oo & 
in High street from Eighth to Broad and from Broad to © S90 “A Gr OO Or COD UNI =| — S a = 
Ashton, and also in Third and Dock streets, and further — 4 5 528 
to take immediate measures for the removal of the mar- ma 5 — & 
kets from High street, and the establishment of suitable | | ll SSenetaoanran e2) Ba ™ 
> | 
accommodations elsewhere. yiee OB 
4. Resolved, That it is not expedient for Councils | tae " & 
to erect a public depository for merchandize on the!’ gua~ SSwaonnanwnoun 255° = 
Delaware, it being deemed better that stores for the ““ “ - oe e3| by 3 
reception of country produce and other articles of com- | ae 3. 
merce on the rail way, be erected by individual enter: | aha: quel eae i eal eis oO) oe = 
prise, as the same may be required, toe ” »| hs 
All which is respectfully submitted, | 2 4 
By order of the Board, an | a Ue 
THOS. P. COPE, Chairman. Bee AKaeansero oe G2 A 
Attest, J. M. Wricat, Secretary. | . = 
Philadelphia, May 13th, 1855. | lemeaiit 3: iden tant iad | 
{Engineer’s Report and views of minority nextjweek. ) | HOY SAECSELN PS OOD 5 tp 
—_— { = = 3 
LAKE ONTARIO, | Ann oinatibmnnelll or y 
- = 
Navigation on Lake Ontario has been open for} SSS SHSASaaKksSag S| 
several weeks. On Sunday last the schooner William | : 3 


Buckley, from Sackets ae arrived at this port 
through the Welland Canal with over sixty passengers, | 
cobain About thirty of the number stopped here | WILKESBARRE—THE PACKET BOATS. . 
—the remainder went to Cleveland. The W. B.was, We have heretofore neglected to notice the daily 
the first vessel that came through the canal this season. | line of packet boats between Wilkesbarre and North 
Several others, however, were in the canal at the | umberland. These splendid and convenient boats, 
same time, and one laden with merchandize from New | the “Geo. Dennison,” snd ‘* Gertrude,” are owned 
York, came through immediately astern of the W. B.» | principally by our enterprising citizens, Messrs, Horton 
for which the Captain received a premium of $100, it | and Dean, and arrive and depart from this place daily. 
being the first vesse! laden with New York goods that | For comfort and expedition, they surpass every other 
has come into Lake Erie.—Erie Observer, May 9. | mode of travelling. 

The opening of the canal this season has created an 
activity in business at this place, hitherto unknown 
From the Commercial Herald. since its completion. Many have engaged extensively 

in the coal business, and the Baltimore Coal Company 
BANK DIVIDENDS. have re-commenced their works with vigor. This 
Believing that the following statement would prove | Company are now constructing a Rail-road from their 


satisfactory to our subscribers, we have presented in a | extensive beds, to the canal, which improvement will 
tabular form, the annual dividends declared by the dif- | serve materially to extend and enlarge their operations. 
ferent Banking Institutions in Philadelphia; from Ja-| Our town is soon destined to become a place of active 
nuary 1830, to May 1835, embracing a period of nearly | and permanent business, and our entire Valley is open- 
five and a half years. The dividends declared by the | ing a prospect where capitalists can invest their funds 
Banks incorporated since 1830, are also given. All the | with great profit and advantage. Our steam boat— 
Banks in Philadelphia are included in this statement, | our canal—our contemplated Rail-road to the Lehigh— 
except the Southwark Bank, the Cashier of which, re-| will all shower their favors upon us, and reward in- 
fused to furnish a statement of its demands; although a | dustry and enterprise with competence and wealth, 
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From the Village Record. 
FLORAL CALENDAR, 


West Brapronp Boarnprna ot 
May 2, 1835. 
The following isa catalogue of plants which were 


found, in bloom during an excursion on May-day, be- 
tween this place and the forks of Brandywine: 


Botanic names. Common names. 


Draba Verna—Shad Blossom. 

Claytonia Virginica—Spring Beauty. 
Glechoma Hederacea—Ground Ivy, 
Leontodon ‘l'araxacum—Dandelion. 
Viola Scabriuscula. 

Erythronium Americanum-—Adder’s Tongue. 
Stellaria Media—Common Chickweed. 
Anemone Nemorosa—W ind-flower. 
Panax Trifolium—Dwarf Ginseng. 
Houstonia Cerulea—Innocence. 

Luzula Campestris—Field Rush. 
Ranunculus Abortivus. 

Fagus Sylvatica—White Beech. 

Carpinus Americana— Water Beech. 
Ostrya Virginica+-Iron Wood. 

Saxifraga Virginica—Early Saxifrage. 
Sanguinaria Canadensis—Blood Root. 
Viola Debilis. 

Dentaria Laciniata—Tooth Wort. 
Hepatiea Triloba —Liverwort. 
Symplocarpus Foetida—Skunk Cabbage. 
Gnaphalium Plantagineum—Early Life ever-lasting. 
Ranunculus Pennsylvanica. 
Camlophyllum Thalictroides—Blue Cohosh, 
Viola Cucyllata—Common blue Violet. 
Anemone Thalictroides—Rue Anemone. 
Asarum Canadense—Wild Ginger. 
Mitella Diphylla—Bishop’s Cap. 
Potentilla Canadensis—Cinque foil. 
Cerastium Oblongifolium. 

Cardamine Pennsylvanica—Water Cress. 
Polemonium Reptans—Jacob’s Ladder, 
Veronica Agrestis. 

Fragaria Virginiana—Wild Straw Berry. 
Aronia Botryapium—Service Berry. 
Orontium Aquaticum—Golden Club, 


The Corallorhiza Hyemalis grows in great abundance | 


ina woodland south east of this place. The Canlop- 
hyllum Thalictroides grows in two or three localities 
near here, and also the Staphyloca Trifolia, 

C.H. 
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THE STEAM BUAT. 

The new steam boat “ Susquehanna” arrived at 
this place from Owego, on Thursday last, amidst the 
general acclammations of our citizens. She was built at 
Owego, N. Y. ona new plan, admirably adapted to the 
navigation of the Susquehanna river, and thus far has 
fully realized the expectations of her projectors.—She 
made her first trip to this place, a distance of about 
130 miles, in ten hours, without the aid of her two 


MISCELLANEOUS. 
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was dug up a few days since, in Wrightsville, York 
county, Pa.—It bears on one side a head with the in- 
scription, ‘‘George, King of Great Britain,” and on the 
other, an Indian with his bow and arrow, in the act of 
shooting a deer. It appears to have been worn as an 
ornament for the nose or ears. ‘here were found al- 
so two others of similar description—a brass kettle—a 
string of white beads, one and a half vards in length— 
some red paint and twenty-five rings, one of which 
was dated 1716.—Columbia Spy. 





Scnurixrei, Canat.—From twelve o’clock on Sun- 
day till five o’clock, P. M. on Monday, one hundred 
and twenty-six boats, including Coal, with various 
articles of Produce, arrived at Fairmount Locks, ex- 
clusive of those freighted with Lime, Limestone, and 
Stone. This is by far the largest number of arrivals 
that has ever taken place in the same period of time, 
and clearly proves the astonishingly rapid growth of 
our trade withthe West. The trade of a great portion 
of that immense region must and will unquestionably 
come to Philadelphia. Among the various articles 
composing the cargoes of this fleet of Boats were, 
Flour 3304 bbls. —10,391 Bushels Wheat and Rye, 
1728 do Corn; Oats 1000; 166,663 lbs. Bacon; Tobac- 
co 21,640 lbs, Whiskey 126 bbls; Leather 54,847 Ibs; 
Castings 204,829 lbs; 95,803 Ibs. Pig Metal and 
Blooms, and 3768 tons of Coal.— Herald. 





Interesting Fact.—The following from a correspond- 
ent at Harrisburg, is the commencement of our trade 
going to Peansylvania: 

‘A boat arrived here yesterday from Utica, in the 
state of New York, via the canal to Newtown, and 
from thence down the Susquehanna to the Pennsylva- 
nia Canal at the Big Island, and so on to Columbia— 
with a full load of produce.—W. Y. Star. 





Cotumara Rart Roap,—During the month of Novem- 
ber, 688 cars passed from Philadelphia; December 761; 
January 749; February 842; March 1142; April 1315— 
averaging upwards of 43 per day during the last 
month.—Com. List. 





From the Kingston Republican and Herald. May 13. 
| . ISRAEL HARDING. 


Drep, in Eaton, on the 7thinst. Mr.Israel Harding, 


in the 80th year of hisage, a Soldier of the Revolu- 


ition, Mr. Harding wasa native of Colchester in the 


State of Connecticut, and in early life emigrated to the 
valley of Wyoming. At the breaking out of the war 


he was one among the many young men of Wyoming, 
who animated by the love of freedom, enlisted in the 
| service of his country, and joined the main army, un- 
der the great Washington, and during a period of 
seven years continued to combat the- foes of liberty, 
participating in the battles of Trenton, Redbank, 
Monmouth, and many others not recellected by the 


side wheels, and with the disadvantage of new ma- | writer. On the disbanding of the army, Mr. Harding 
chinery. Capt. Toby, who built the boat, commande | return ed to enjoythe society of his numerous relatives 
ed her in her first voyage, and several citizens of | and friends, who had survived the bloody massacre of 
Owego, and of the intermediate villages accompanied. | the savages at Wyoming, two of his brothers having 
On Fricay she returned, and marched up the rapid | fallen under their tomahawk during his absence in the 
current with a strength and velocity that afford a rea-| army, and has continued te reside in the county 


sonable belief of her entire success, 

She is designed, as we are informed, both for pas- 
sengers and for towing, and should she answer present 
expectation, will be of great advantage to the business 
of this Valley. — Wilkesbarre Democrat, May 15. 





INDIAN RELICKS. 


since, and enjoyed the reputation of an honest upright 
and quiet citizen. 
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| Printed every Saturday morning by WILLIAM F. 
| GEDDES, No. 9 Library street. 


The publication office of the Register has been re- 


A brass Medal has been left at this office, which | moved from Franklin Place, to No, 61, in the Arcade, 
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together with several other articles and ahuman skull, West Avenue, up stairs. 
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